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Message Text 

UNCLASSIFIED 

PAGE 01 BRASIL 00125 061630Z 
ACTION OC-06 

INFO OCT-01 ARA-14 ISO-OO CCO-OO SY-05 FBOE-OO A-01 
/027 W 

086096 061659Z/43 

R 061356Z JAN 78 
FM AMEMBASSY BRASILIA 
TO SECSTATE WASHDC 5499 

UNCLAS BRASILIA 0125 

E.O. 11652: N/A 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: CCC MODIFICATION PHASE ONE 

REF: STATE 000521 

1 . IN ANSWER TO REFTEL, PHASE ONE WORK HAS BEEN COMPLETED. AIR 
CONDITIONING MODIFICATIONS WERE SUCCESSFUL AND VENTILATION OF NEW CRO 
OFFICE IS NOW SATISFACTORY. DISINTEGRATOR IS OPERATION AND IN USE BUT 
SOUND ENCLOSURE, WHICH WAS ORDERED AUGUST 3, 1977, HAS NOT YET ARRIVE 

D. 

ENCLOSURE WAS RECEIVED BY DISPATCH AGENT IN MIAMI ON DEC. 21 AND IS 
BELIEVED TO BE IN TRANSIT (SURFACE FREIGHT) BETWEEN BRAZIL AND MIAMI. 
THERE ARE NO OTHER OUTSTANDING ITEMS FOR COMPLETION. 

2. PHASE TWO WORK COULD NOW BE BEGUN, BEARING IN MIND THAT ANY 
INCREASE IN THE EMBASSY'S ELECTRICAL LOAD SHOULD NOT BE PERMITTED 
UNTIL MODIFICATIONS TO MAIN POWER LINES ARE COMPLETED. ARRIVAL OF A U 

S- 

BASED ELECTRICAL EXPERT IS TENTATIVELY SCHEDULED FOR JANUARY 10 AND 
WORK ON ELECTRICAL SYSTEM WILL COMMENCE WITH HIS ARRIVAL. 

JOHNSON 
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